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MEMORANDUM FOR TEE RECORD 

SUBJECT: Concurrence In Amendment Ho. 4 to Contract No. 

HF-32-27 with The Perkin-KLmer Corporation, 
Project CHALICE 


25X1 A 

25X1 A 
25X1 A 


1. This memorandum contains a recommendation submitted for 
concurrence of the undersigned. Such recommendation is contained 
in Paragraph 5* 


2. Contract No. HF-32-27 covers the procurement of a "C" 
Configuration Improvement Program on behalf of the Air Force. 

Th* progress was not satisfactory and the work was terminated 
on 16 December 1958. Amendment NO. 4 to the contract evidences 
the f inal termination settlement. The costs have been ex a mi ned 
by the Auditor and the Contracting Officer and agreements were 
reached with the Contra ctor on both cost and fee. The final settle- 


ment cost and fixed fee) 
cost and fixed fee was 


The original estimated 


3. As a result of the foregoing, the Comptroller may liquidate 
/ funds | 

{ | p — it is to be aexea tnax tne contract witunuxus lxuax 1 

payment of the unpaid balance due the Contractor until a final re- 
lease and property accountability statement is received. By con- 
currence to this memorandum the Comptroller signifies that finds 
have been adjusted as provided above. 
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25X1 A 


Director. Biis procedure eliminates the necessity for a separate 
certification of authority under Section 8(b) of Public Lav 110, 
8lst Congress, (formerly 10(b) see 85-507 dtd. 7/7/58) for each 
contract. 

5» Concurrence in Amendment No. 4 to Contract No. HF-32-27 
is recommended. 


25X1 A 


Contracting Officer, DPD 


25X1 A 

25X1 A 

25JOA 


CONCURRENCES: 




DPD-DP / I : rpj 

Distribution: 
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